DRAINAGE (IRELAND). 



RETURN to an Order of the Honourable The House of Commons, 
dated 7 February 1 850 -for, 



RETURNS “of tlie different Works of Drainage in Ireland, whether 
Finished or in Progress, and of those for the Survey of which Private 
Individuals have given Subscriptions, whether Finished or not, with the 
Estimates, if any be made : ” 

“ And, of the different Drainage Works in Ireland in Progress, specifying 
the Sums originally Estimated for them in the Printed Reports sanctioned 
by the Board of Works; the Sums hitherto Expended on each Work, 
with the further Sums necessary to their Completion .” — {In Continuation 
of Parliamentary Paper, No. 174, of Session 1849). 



Acts 5 & 6 Viet., c. 89 ; 8 & 9 Viet., c. 69 ; 9 Viet., c. 4 ; and 
10 & 11 Viet., c. 79. 



Office of Public Works, Dublin, 
8 August 1850. 



} 



By Order, 



E. HORNSBY, 

Secretary. 



( Colonel Dunne.) 



Ordered, by The House of Commons, to be Printed, 
14 August 1850. 



722. 
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RETURNS OF DRAINAGE WORKS IN IRELAND, 



No. I. — RETURN of Drainage Districts for the Preliminary Expenses of which Private Parties subscribed. 



of Work or Dis; 



Blackwater - 
Turlougbmore 
Cork Slob 
Templomore - 
Baliyteigne - 
Borris-in-Ossory - 



- - Athboy River and part 
of River Boyne. 
Strokestown - 

Kilmannock - 
Longhans 
The Sow 
The Glyde - 



Dodder Reservoirs - 



Ballinamoro and Bailyconnell 

- - Junction Navigation 
from the Shannon to Lough 

The Main - - - 

- - Lough Neagh, and Fall 
River included in Lough 
Neagh. 

- - Lower Barue, and Cole- 
raine Harbour. 

Lower Brusna (Ferbane) - 
Biver Roe - 
Comogne ... 
The Fane 



The Fergus - 

- - Lady’s Island Lake, 
Slob and Tide Lands 

- - Tralee Bay, Slob and 
Tide Lands. 

~ rrigans 



Killimor 
Dunkellin - 
Bama, Slob and Tide Lands 
Thelnny - . . 

White River and Dunleer 



Cbnakilty - 

Cappagh 
Castlebernard 
Lough Erne - 

Quoile - 
Limerick 
Poyntz Pass - 



Meath and Kildare - 
Galway - 
Cork - - 

Tipperary 

Tipperary 



Roscommon and Mayo 

Wexford 

Kilkenny 

Wexford 

- - Louth, Meath, Mona 



Galway - 
Longford 
Wexford 
Dublin - 



Tipperary and Queen’s - 
- - Meath, Westmeath, 
Kildare, and King’s. 



1- Antrim, Derry, Tyrone,/ 

1 j Armagh, and Down. '■ 1 
Antrim and Derry - 
King’s County 



Kerry - 

Donegal 

- - Cavan, Leitrim, and 
Longford. 

Westmeath and Meath 
Galway - - - ' 

Ditto ... 
Ditto - 

- - Westmeath, Meath and 
Longford, and Cavan. 
Louth - 

Galway and Roscommon - 

— Kildare, King’s and 
Queen’s Counties. 

Cork .... 
Tipperary ... 

King’s .... 

— Fermanagh, Cavan, 
Monaghan, and Donegal. 

Limerick 

Down and Armagh - 



Totals . - £. 1 1 0,741 15 






3 5 8 
7 13 10 



it Works commenced. 



Works finished, and award made. 
Works in progress. 

Works nearly finished. 

| Works in progress, 
ditto. 

Vorks nearly finished. 



Works in progress. 

- - Not commenced; 
proprietors. 

In progress. 

- - Not commenced : 
ordered. 

Works finished, and award made. 
In progress. 

In progress. 

progress. 



detailed estimate 



Works t 



ditto. 



Drainage and navigation in progress. 



10,260 16 10 | 
195,714 4 7 j 
50,261 - 1 

47,329 11 
17,034 4 
3,094 11 



- - Works 
cnlties. 

Drainage and uavigi 



commenced, owing to legal diffi- 
progress. 

Not undertaken. 

I In progress. 

Not followed up by proprietors. 

In progress. 



15,014 17 8 I 

1,922 3 
61,969 - 

9,883 3 
25,604 16 5 | 
22,500 10 - 
2,081 - - 
34,994 

[{for Dunleer. }| 



Not followed up by proprietors. 



In progress, but postponed for second assents. 

- ditto - - - ditto. 

- ditto - - - ditto. 

Not followed up. 

Not followed up. 

Report ready to be published. 

- - Engineer’s report not yet made, for want of 
funds to complete the preliminaries. 

Nearly finished. 

Nearly finished, and preparing for award. 

In progress, but suspended for second assents. 

- ditto - t - ditto. 

Report published, but assents not yet received. • 

Report published, and assents received. 

Report not complete. 

Survey not yet made. 
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